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LOCKHEED AIRCRAFT CCBP. 


DATE 


6-2-60 


NAME OF MAJOR COMPONENT 

A/C 


ENGINEERING STUDY Q] 
CHANGE PROPOSAL m 


i jfk r 

IS# 4-r'#. "’•«? 


AFFECTS 


WSPO 5] 


PROJECT B 


PART OR LOWEST SUBASSEMBLY 

BATTHOr CAP 


PART NO. A MODEL OR TYPE 


TITLE OF PROPOSAL : 


BAITER! CAP RELIST VALVE TESTER - (O.E.) 


NATURE OF PROPOSAL : 


L Dssign ft tl Rplii tost fixture having tvo ports , one to receive the Battery 
Filler Cap, sod the other to provide far attaching a controlled air pressure 
supply source, 

2. Fixtures to he ordered by Depot Purchase Request. Bo 8/B to he written. 


REASON FOR PROPOSAL : 


Provide nethod for testing Battery Cap Pressure Relief Valves to reduce 
the possibility of battery cell rupture due to over pressure. 
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ESTIMATED COST AND TIME INVOLVED 
ADDITIONAL FUNDING REQUIRED : 


ESTIMATED COST FOR KITS OR PARTS 
ADDITIONAL FUNDING REQUIRED : 


$39*00 Sa. 

Yes (SP-1918) 


ITEMS AFFECTED BY PROPOSAL : 


EST. MAN/HRS. REQ'D. TO ACCOMPLISH CHANGE IN FIELD 


SOURCE OF PARTS FOR KIT 7 

LAC 


AVAILABILITY 


WEEKS AFTER APPROVAL 


DISPOSITION OF SPARES AFFECTED 

Bone 


INITIATED BY : 


LAC 
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